UNIT  CONSTRUCTION  COSTS                                  1643
Account 9017.24—Doors, Windows and Frames.
This account covers the cost of material below with its installation.
2 windows 2 ft. 9f ia. by If in. glazed, with factory ribbed glass.      $6.51
2 frames for above..................................                     9.28
1 door 2 ft, 10 in. by 6 ft. 10 in. by If in............ \\ .. [" ['' *       3*02
1 door frame..............................................         3.87
$22.68 Account 9017.242—Tile Work.
This covers the cost of tile, mortar, mason and carpenter labor and hauling. The tile was handled 400 ft.
Account 9017.243—Coping.
Same as 8703.22.
Account 9017.25—Roof.
This account covers the material entering into the roof frame, as well as the sheathing paper and labor of installing the same. The rafters were 2 by 10, with 2 by 8 sheathing tongued and grooved, covered with asbestos paper. (See Fig. 75.)
984 ft. b.m. lumber..................................... $33.49
5 rolls asbestos composition roofing paper.................    24.50
Nails, etc.............................................      2.84
$60.83 Account 9017.26—Pumps and Piping.
This account covers the purchase price of the material listed below and the entire labor cost required in installing the same.
2 Goulds No. 2| single stage, single side suction, centrifugal pumps, arranged for direct connection, capacity of pump 200 gallons per minute, against 80 ft. head
Two 10-h.p. induction motors, 1,710 r.p.m., with starters
Grouting, pipes, fittings, valves, etc..............................         160.54
$691.37
Account 9017.27—Lighting.
This covers the lighting of the condensed water pump house.
Power House Miscellaneous Accounts
Account 9018.1—Power and Lighting Transformers.
This account covers the material as listed below, with the labor charge of installing the same, the labor of unloading, erecting, connecting up, drying out, and testing the transformers noted. These are located in the basement of the power house.eight       Clifton
